ENGINEERING 
CHANGE 
NOTICE 
0PP 


DART AEROSPACE 
LTD 


Date: 
12.02.23 
IJob No.: 
RD3404 
ADRYes/No: 
N 
ADR Date: 
• .1 
~#:112- 
534 
Product No.: 
0206-605 
Created By: 
DCJ 
Approved By: <::::IIJ- 
Product Name: 
Rear Locker Extender 
Checked By: 
JII- 
..•. 
, 


Distribution 
Reqd 
Resp 
Initial I Date 
Distribution 
.Reqd 
Rasp 
Initial I Date 
Production Manager / Coord. 
Y 
LL 
DQA / QA Coord. 
N 
Purchasing Coord. 
Y 
CL 
ac Coordinator 
N 
Production Engineering Coord. 
Y 
EC 
Customer Technical Support 
Y 
MB 
Marketing 
Y 
SW 
Customer Order Processing 
N 


Reason for Change: 
Release 02566 with improved gelcoat 


Documents Affected: 
02566 Rev. E 
ICA-D206-605 Rev. 1 


PARTS MUST COMPLY 
0 
PREVIOUS PARTS SATISFACTORY 
m 


# 
Quality Assurance Actions 
Reqd 
Resp 
Notes 
Complete 
1 
Notify Previous Customers 
N 
.2 
Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Rasp 
Notes 
Complete 
4 
Required Documents/Drawings Under Review 
N 
11 
5 
Update Master Document List (MOL) 
)( 
DC 
Updated to MDL-D206-605 Rev. A 
1t\\A.~Wj'2.,1\1.'J~ 
6 
Update Product Compatability Matrix 
N 
7T 
7 
Create Eurocopter Fonn (FEE) 
N 
8 
Notify TC / FAA of Change 
N 
9 


# 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete 
10 Move Electronic Files/Design Joumal 
Y 
KJ 
IT?OZ<,t:j' 
C 1; 
11 Update Product Specification Files 
Y 
KJ 
Updated ICA-D206-605 Rev. 1 
~l~o2,Z~~ 
12 Update Approved/Preliminary Dwg PDF Files 
Y 
KJ 
.?.DZ'?~ 
;: 


13 Update Document Record (DR) 
N 
14 Update Product Development Summary 
N 
15 Update aSI 021 and/or STC Approval List 
N 
16 Update Parts / STC Database 
N 
17 Update / Verify ARC Database 
N 
,... 
18 Create / Update Change Record Fonn litem Card Database 
Y 
KJ 
D206-605-041 now at CHG 002 
r~ "o-z.. 'c. 
.IV 
19 Create I Update PPP's 
Y 
KJ 
Update labels with new CHG# 
,O"Z, 
20 Red Decals required? 
Y 
KJ 
" '.-J)L ~r--.:-~ 


21 Update Document Control Database / Laminated Dwgs 
Y 
KJ 
Z' 
L.. 
/ 
22 Update Grey Project / Electronic Binder PDF Files 
Y 
KJ 
77' 
23 Update D-PartlM-Drawing/DSI/DEO Master Binders 
Y 
KJ 
)]. 
,'" 
.,". 
24 
v 


Description I Action: 
J}+ 


- 02566 Rev. E released for the production of parts 
- 0206-605-041 kits that use 02566 at Rev. E now at CHG002 
- Update IPP to reflect Rev. E of drawing 
- Ensure Delastek has updated revision of drawing and orders the new Gel Coat 


~L-.- vi 
lA./ I 


ECN Verified & Complete: 
Date: 


H:\Fonns\Engineering\approved online eng\ECNrevS.xls 


